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SUBJECT: PROPOSED RENOVATION TO EMBASSY COMPOUND ENTRANCE AND TO 
CONSULAR SECTION 

REF.: STATE 233831 

1. EMBASSY IS USING THE DRAWING SUBMITTED WITH OUR OM OF 4/7/75 FOR 
REFERENCE IN REPLYING TO DEPARTMENT'S QUESTIONS ON RENOVATION OF 
EMBASSY COMPOUND ENTRANCE AND CONSULAR SECTION. RESPONSES AND 
COMMENTS ARE STRUCTURED BY PARAGRAPH TO REFTEL. 

2. ENTRANCE CONTROL AREA (2A) 

FOR SECURITY PURPOSES EMBASSY HAS INSTITUTED A CONTROL OF ACCESS 
AND MOVEMENT OF ALL VISITOR PERSONNEL ENTERING EMBASSY COMPOUND. 
THE PRESENT SET-UP IS TEMPORARY. TO ACCOMPLISH PROPER CONTROL. A 
NEW STRUCTURE WAS DESIGNED AND SUBMITTED TO FBO FOR APPROVAL. AS 
NOTED BELOW EVENTS HAVE OVERTAKEN SOME DECISIONS WHICH WENT INTO 
INITIAL PROPOSAL. 

-EMBASSY HAS ESTABLISHED DUTY HOUR MSG POST AT COMPOUND ENTRANCE 
AND AWAITS DEPARTMENT'S APPROVAL FOR INCREASE IN MSG DEATCHMENT. 
THE NCOIC OFFICE WILL REMAIN IN PRESENT LOCATION (IN ANNEX BEHIND 
CHANCERY); HOWEVER, WITH NEW REQUIREMENT THAT MSG BE STATIONED 
IN ENTRANCE AREA NEED FOR A SEPARATE ENCLOSED OFFICE IN ENTRANCE 
AREA REMAINS. WE ENVISION A HALF GLASS (LEXAN) PARTITIONED 
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OFFICE WHERE MSG CAN OVERSEE ACTIVITIES OF ENTRY AREA AND MONITOR 
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EQUIPMENT AT HIS DISPOSAL. WE CONCUR WITH DEPARTMENT'S 
SUGGESTION THAT MSG OFFICE BE SITUATED IN OPPOSITE SIDE OF ENTRANCE 
AREA WHICH WILL GIVE ADDED ADVANTAGE OF BEING ABLE TO VIEW COMPOUND 
VEHICULAR AND CHANCERY ENTRANCES. 

-ALL ACCESS TO EMBASSY COMPOUND WILL BE VIA NEWLY CONSTRUCTED 
ENTRY AREA. NO PEDESTRIAN TRAFFIC WILL BE PERMITTED THROUGH 
VEHICULAR ENTRANCE. 

-EMPLOYEE DEPENDENTS WILL ALSO BE REQUIRED TO USE CONTROLLED 
ENTRANCE AREA. 

-PROPOSED TECHNICAL CONTROL DEVICES FOR ENTRANCE CONTROL AREA 
INCLUDE WALK THROUGH METAL DETECTOR, CLOSED CIRCUIT TELEVISION 
CAMERA WITH WIDE ANGLE LENS; CONTROLLED ELECTRONIC RELEASE DOOR 
LOCKS FOR THREE DOORS LEADING FROM CONTROL AREA, PANIC ALARM AND 
SOLENOID LOCKS REMOTELY OPERATED BY CHANCERY MSG WHO COULD 
OVERRIDE EXIT LOCKS IN EVENT OF PROBLEM IN ENTRANCE AREA. IT IS 
ENVISAGED THAT VISITORS WILL STEP OFF SIDEWALK INTO WALK THROUGH 
METAL DETECTOR CURRENTLY AT POST. PERSONS ENTERING WOULD BE UNDER 
DIRECT SCRUTINY OF MSG IN ENTRANCE AREA AND WOULD ALSO BE MON- 
ITORED ON A CCTV BY CHANCERY MSG. IF PROBLEM ARISES, ENTRANCE AREA 
CAN BE SEALED OFF (EITHER BY ENTRANCE AREA MSG OR CHANCERY MSG) TO 
PRECLUDE ENTRY TO CONSULAR OFFICE OR EMBASSY COMPOUND. WITH ACCESSES 
SHUT OFF ONLY WAY OUT WILL BE TO RETURN TO SIDEWALK. THE MSG ON DUTY 
AT ENTRANCE WILL HAVE PROTECTION OF HIS OFFICE "FOXHOLE". DURING 
OFF DUTY HOURS A LOCAL GUARD WILL CONTROL ENTRANCE AREA BUT WILL 
NOT HAVE USE OF MSG OFFICE OR CITED EQUIPMENT. CHANCERY MSG WILL 
MONITOR ALL ACITIVITES IN THIS AREA (VIA CCTV) DURING OFF DUTY 
HOURS. 

3. CHANCERY AREA (2B) 

- UNFORTUNATELY. THE REFERENCED DRAWING SHOWS ONLY THOSE AREAS 
CONSIDERED FOR RENOVATION. ACTUALLY, TWO REST ROOMS ARE LOCATED 
IMMEDIATELY ADIACENT TO OFFICE IN LOWER LEFT HAND CORNER OF 
DRAWING. BEYOND RESTROOMS THE CORRIDOR CONNECTS TO STAIRWELL USED 
FOR 2ND AND 3RD FLOORS OF THIS BUILDING. THIS REAR EXIT WILL 
BE AVAILABLE FOR USE IN EVENT OF AN EMERGENCY BUT NOT FOR DAY TO 
DAY TRAFFIC. 
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-THE TOILET FACILITIES NOTED ABOVE WILL BE USED BY CONSULAR 
EMPLOYEES ONLY. A TOILET WAS INCLUDED IN ENTRANCE CONTROL AREA 
DRAWING WHICH WAS PROPOSED FOR USE IF NECESSARY, BY VISITORS. WE 
RECOGNIZE THAT WITH INCREASING NUMBER OF VISITORS ADDITIONAL 
TOILET FACILITIES ARE REQUIRED AND PROPOSE THAT THE TOILET NOW 
SHOWN OFF MARINE OFFICE IN ENTRANCE CONTROL AREA REMAIN AS LOCATED 
AND A SECOND TOILET BE INSTALLED IMMEDIATELY ADIACENT. PLUMBING IS 
NOW LOCATED AT THIS POINT (THE REASON FOR OUR ORIGINAL LOCATION 
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OF NCOIC OFFICE AND TOILET FACILITY ON THAT SIDE OF BUILDING). 

THIS INCREASED FACILITY CAN BE USED FOR VISITORS WAITING IN BOTH 
CONSULAR OR CONTROL AREAS. 

-WE HAVE ALSO FORESEEN REQUIREMENT FOR EXPANSION OF CONSULAR 
OFFICE AREA. AGAIN, ALTHOUGH NOT SHOWN ON REF DRAWING, AN OFFICE 
EXISTS DIRECTLY OPPOSITE NOTED CONSULAR TOILET FACILITIES. THIS 
ROOM IS NOW USED FOR DRIVERS AND COMMERCAIL TELEX EQUIPMENT. WE 
PROPOSE TO RELOCATE THESE FUNCTIONS AND INCLUDE THIS OFFICE FOR 
RENOVATION AND USE BY CONSULAR SECTION. 

4. PROJECT HAS BEEN DISCUSSED WITH ROGER MF.LT.EM OF METCALF AND 
ASSOCIATES BUT WE DO NOT KNOW IF A AND E CONTRACT AWARDED TO THEM. 



5. IF ADDITIONAL QUESTIONS ARISE PLEASE ADVISE SOONEST. WE ARE 
MOST ANXIOUS TO PROCEED WITH THIS PROJECT AT EARLIEST POSSIBLE 
TIME. WE WOULD APPRECIATE BEING ADVISED DATE A AND E SCHEDULED 
FOR COMPLETION AND WHEN PROJECT MAY COMMENCE SO WE CAN PREPARE 
TEMPORARY ENTRANCE CONTROL FACILITIES. 

MAESTRONE 
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